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ODP 307-77 
13 May 1977 


MEMORANDUM POR: Deputy Director for Administration 


FROM > Clifford 5. May, Jr. 
Girector of Data Processing 


SUBJECT ‘+ ODP Report for Week Ending 13 May 1977 


EAG Review of Major ADP Projects 


Management Staff, ODP, sent a memorandum to ADP Control 
Officers regarding an FAG review of major projects that use 
ODP computer resources, This memorandum provided guidelines 
for the Offices to use in responding. to the EAG review. 
{Unclassified ~ 


Manpower lstimates for SSC and HAC 


“Management Staff, ODP, provided the Administration Group, 
Office of Comptroller, with an estimate of the number of man- 
hours used to answer questions from the Senate Select Committee 


(SSC) and the ilouse Appropriations Committee (HAC). 
(inclassitied - iii 


Support to the Director of Central Intelligence 


DCITASK ~ Automation of two tasks for the DCI. ‘TASK I, 
reporting of contacts, has been completed and accepted by 
the DCI‘s Staff. 


The project proposal to support TASK II (the scheduling 25X1A 
of activities for the DCI) will be presented to the BCI's 
alde, on 13 May. Tentative target date for 


peta ono uae mi: is 31 May. (Unclassified - 


Support to office of Weapons Intelligence 


SIMULATE ~ iathematical simulation of physical processes 
involving weapon systems in general association with intel- 
ligence, ‘he Air Force made a set of modifications to their 
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version of the ESP-III laser weapon angagement program to 
correct the calculation of the laser device slewing rate. 
These modifications have been obtained by CIA and incor- 
porated into our version of the program. this has resolved 
the major difference in test results from the two versions. 


Through OWI contact, ODP is keeping abreast of USAF 
development efforts in the area of laser weapons technology. 
{Confidential ~ 


Support to Office of Finance 


FRS - Financial Resource System. Consolidated FRS User's 
Requirements were established as the result of a joint OF~-ODP 
review of FRS requirements. OF is preparing a report describ- 
ing the review and its results; ODP will achedule designated 


requirements in priority order after the report is completed. 
(Unclassified Jn 


SAFE 


The SAFE Design Competition RFP's were mailed on 4 Hay 
1577. IBM and GT&E questioned the hardware exclusion pro- 
vision which excludes the design contractor from bidding on 
hardware. After an explanation, IBH apparently agrees with 
its applicability. GT4&E has not responded. All contacts 
with potential bidders must now be made through the Contract-~ 
ing Officer. A pre-proposal conference is scheduled for 
26 May. The agenda will be developed around questions sub~ 
mitted to the Contracting Officer by 20 May 1977. (Unclas- 
sified ~ 


RAPID 25X1A 


The COTR and two system analysts a 


re reviewing technical 
specifications this week. ace 
has been designated s the contract manager for 


RAPID, (Unclassified - 25X1A 
ADSTAR 

The ADSTAR Phase I Procurement_& Ww mailed to potential 
bidders this week. (Unclassified - 25X1A 
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TADS 


Graphics Station Consoles are in transit and should arrive 
by 13 May. Ventor Ganeral graphic display equipment, which 25X14 
will be incorporated in the consoles, is expectec by 23 May. 
The Graphics Design is progressing satisfactorily and should 
be ready for review by 26 May 1977. (Unclassified a ok 


Power Outages 


the high winds and storms over the past weekend caused 
fluctuations in VEPCO power serving the Special Center 
{(GC-47). This resulted in several outages of the IBM 
360/65-1 computer, which runs the CAMS production network. 
Approximately 26 hours of downtime were recorded. Since 
this center is not currently protected by an Uninterruptable 
Power System (UPS), we expect more outages with the arrival 25X1A 
of the summer thunderstorm season. Installation of the UPS 
planned for this Canter Septan: 
1977. {Unclassified - 
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